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Crenshaw/LAX  Project  Update 


a 


JULY  31,  2015 


Florence  Av 

between  La  Cienega  Bl  and  Hyde  Park  Bl 


Summary 


Walsh-Shea  Corridor  Constructors  (WSCC)  will  be  working  on  the 
implementation  of  the  Cast-ln-Drilled-Hole  (CIDH)  construction  activities. 
CIDH  activities  are  in  preparation  of  upcoming  1-405  bridge  false  work.  As 
part  of  these  activities,  WSCC  will  be  implementing  eastbound  and 
westbound  lane  closures  on  Florence  Av  between  La  Cienega  Bl  and  Hyde 
Park  Bl  and  southbound  and  northbound  lane  closures  on  Hyde  Park  Bl, 
north  of  Florence  Av. 


Essentials 


Access  for  the  Fire  Department  and  emergency  responders  will  be 
maintained. 

One  lane  will  be  maintained  in  each  direction  on  Florence  Av  between  La 
Cienega  Bl  and  Hyde  Park  Bl. 

One  lane  will  be  maintained  on  Hyde  Park  Bl  and  a flagger  will  assist  in  safely 
guiding  traffic  through  the  street. 


What  To  Expect 


WHAT:  Cast-ln-Drilled-Hole  (CIDH)  Implementation 

WHEN:  Starting  Friday  7/31/15  from  9pm  to  6am,  Monday  through  Friday, 
with  possible  weekend  work,  weather  permitting. 


WHERE:  Florence  Av  between  La  Cienega  Bl  and  Hyde  Park  Bl. 


DURATION:  6 weeks 


Noteworthy 


Name  the  Tunnel  Boring  Machine 

Pre-kindergarten  through  12th  grade  students  are  invited  to  compete  in  a 
naming  and  art  illustration  contest  for  the  new  Tunnel  Boring  Machine  (TBM) 
that  will  dig  twin  tunnels  to  connect  three  underground  stations  on  the 
Crenshaw/LAX  Transit  Project.  For  more  information  on  the  naming  and  art 
contest,  visit  www.metro.net/crenshaw 

Support  Local  Business! 

Eat,  Shop,  Play  Crenshaw  Take  the  Pledge  and  join  us  for  an  upcoming 
Lunch  Meetup  or  other  community  event!  More  information 
at  www.metro.net/crenshaw 

Support  Services  for  Businesses 

Metro  Crenshaw/LAX  Transit  Project  Business  Solution  Center  (BSC) 

For  more  information  on  BSC  services  please  visit 
www.metrobsc.net/crenshaw 


Financial  Assistance  for  Small  and  Locally  Owned  Businesses  Metro’s 
Business  Interruption  Fund  (BIF)  provides  financial  assistance  to  qualifying 
small  businesses  directly  impacted  by  construction;  learn  more  by  visiting 
Metro’s  BIF  program  administrator,  Pacific  Coast  Regional  Small  Business 
Development 

Corporation  http://www.metrobsc.net/business  interruption  fund 

Metro  E-mail  subscription 

Go  to  Subscriber  Preferences,  enter  your  email,  and  manage  your  Metro 
Subscriptions.  Reduce  subscriptions  or  unsubscribe. 

Construction  Notices 

can  also  be  found  at  www.metro.net/crenshaw 

Caltrans  - Live  Traffic 

For  live  traffic  condition  around  construction  sites  please 
visit  http://quickmap.dot.ca.gov/ 
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Project  Office 

3699  Crenshaw  Blvd 
Los  Angeles,  CA  90016 

Project  Hotline 

213.922.2736 

9am  - 5pm  (Monday  - Friday) 


Bus/Transit  Information 

323. GO. METRO  (323.466.3876) 
6:30am  - 7pm  (Monday  - Friday) 


Email: 

crenshawcorridor@metro.net 

Website: 

www.metro.net/crenshaw 


Facebook: 

www.fb.com/crenshawrail 


Twitter: 

www.twitter.com/crenshawrail 


8:00am  - 4:30pm 
(Saturday/Sunday) 


#CrenshawTBM 


Name  the  Crenshaw/LAX  Tunnel 
Borina  Machine! 
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